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81-6*11 


October 23, 1856. 


T» J» Klrohhof Conttruotlon Cam r >*nj. 

700 Lawrenae Street, 

Dtmrer, Color*4o. 

OtnUMtnt 

hftfornnte is mi,do to certificate dated ' t .'t»’>h<r ZQ f lfl ^M 
relative tot 

Linas of the building__ 

Elevations of bottoms of footings 
Levels of floors_ x _ 

Lines and elevations of approaches_g_ 

Plat __ 


certificate Is satisfactory and is approved. 


Copy of this letter is being forwarded to the 
engineer. 


construction 


By direction of the Supervising Engineer. 

Very truly yours, 


COtCE 

CODE 
CO Desk 29 

CCiOM-FB 


Aneintant Superintendent 
of Project Management. 











AA a-UBUM. b w*Xig u<3£' bil i>Ub VO LK-?nver, L010Te.H0 , U*<>. Mint* 

SUTTOyB 


PB-3E-6-B 



Junes D. Owens 


Denver, Colorado, 
October 6, 19 24 • 


Supervising Engineer, 
Public Buildings Branch, 

Procurement Division, 
Washington, D*C* 

Sir: 


In reference to the contract with the Eirchhof 
Construction Co# for the remodeling ard extenaion 
of the Denver Hint and in compliance with Paragraph 
40 ol the Specifications concerning Surveys of the 
Bull ing by an outside engineer * herewith is certi¬ 
ficate rendered by i‘r* Jay W* VcCullou h, Civil 
Engineer* 

In Mr* MeCullou WS certificate he reports 
two varictions from the contract plena* 


A, Elevation of interceptir* gutter at Door 
B/ll in the west Driveway being at an eleva¬ 
tion of 48*30 instead of 48*60 as retired. 

Concerning this variation, Architectural 
Drawing 1-5, eteils section 6hown on drawing 
1-S02, filled to in icate contract heights for 
Vertical LifW door opening, while Section EE, 
indicated on Drawing 1-401 would seem to govern 
the elevation for door header*- In order to 
work out the proper stone Joining indiceted by Bhop 
drawing submitted by the Consolidated Stone & Granite 
Co* thru the Vlrchhof Co., and approved October 18th, 
1935, and since the height of this door header was 
rovemed by the stone coursing, as mentioned above, 
and Section ¥1 on Drawing 1-401 - the door lintel 
been and stone being in piaco efere the shop drawings 
for vertical lift door were submitted and the fact 
that the verticrl lift door fabricator reqvdred a 
minimum clearance of 2*l£ H above the door lintel for 
the banking of the vertical lift sections of door and the 
necocaary nmchanism for the operation of sere, end having 
pj,^y 2*1frcK the head of the door to bottom si .© of 


Transmitting Certificate 


Z 


the first floor slab axil it not being practical 
to raise sente,in order to install door end for 
satisfactory operation, it became necessary to 
loser the 'rivow&y Grade to elevation 48.4 . Then 
to affect the proper draina.-e from door sill to 
intercepting gutter, this grade wee sloped fra® 
elevation 48.42; to elevation 48*30. 

Since the Drivewey had to be repaved and grades 
adjusted for a distance west of epproxinsatdy 19feet 
in order* to meet properly with the oil existing drive¬ 
way - the lo*erin-T of intorccpting gutter to elevation 
48.3C did not ceufe ary c fort? ble rise in the 
grades mentioned or affect materif’lly any other adjacent 
work. 

This being true, I recocurend th t the contractor f s 
work be accepted as foun by outiille Engineer. 


B. The sump drain et the scales on the Cherokee St. 
entrance was pli ced at elevation 58,18 for 1fte pro¬ 
per drainage or the adj* cent yard aret e on to avoid 
an abrupt drop from tfte top of the sct lea to the 
drain grading - as top of the seale curbing was foun 
to be an elevation of 98.51 instead of 58. as given 
on th; contract plan* In placing the sump drain at 
58.11 rendered a more- harmonious affect for all con¬ 
dition? enter! g th n th t called for by tha plana. 
Therefore I reco^rend that thia grade be accepted In 
lieu of th t recuirod a id contractor’s *o^k ba 
accepted accor in ly* 


V vry truly your. , 
JYmea D. Owens 


Construetion inline®r 




xxnuumx W uXii(5 oorui ACfc t© 

Survey* 


L>©nvor t Colorado, u*s. -vint* 


PB-SE-6-3 


Janes D, Owen* 


Denver, Colorado, 
October 6, 19 6# 


Supervising Engineer, 

Public Building* Breach, 

Procurement ivleion, 

Washington, D#C. 

Sir 8 

In reference to the contract wiUi the Kirchbof 
Cone true t ion Co* for the reaodellrig and *> tension 
of the Denver Vint and in compliance with Paragraph 
48 of the Specifications concerning Survey® of the 
Bull ing by an outside nglneer - hei*ewlth is certi¬ 
ficate ran ered by Vr* Jry W. McCullou h. Civil 
Eiu?lta©r* 

In Mr* fceCullourlte certificate he reports 
two variations fron* the contract plans* 

A* Elevation of intercepting gutter at Door 
B/ll in the west Jrive'wry belnc at cn ©leva-* 
tion of 48*30 lnetead of 48*60 as retired* 

Concerning this variation. Architectural 
Drawing 1-5, ©tails section shorn on dracing 
1-902, tiled to in 1cate contract heights for 
Vertical Lif* door opening, while Section EE, 
indicated on ^rawing 1-401 would see® to govern 
the elevation for door header*- In order to 
work out the proper stone Joining indicated by shop 
drawing submitted by the Conisolidated Stone A 
Co* th-u the nrehhof Co*, and approved October 18th, 
1975, end since the hoi(£it of this do or hoader was 
governed by the atone coursing, aa mentioned ebovo, 
and Section FI on Drawing 1-401 - the door lintel 
been and stone being in place 'afore the shop drawings 
for vertical lift door wars cub® it ted and the fact 
that the varticrl lift do or fabricator required a 
minimum clearance of 2*13?* above the door lintel for 
the banking of the Vertical lift sections of door end the 
necessary nechonls® for the operation of same, and having 
only 2 t l*'* frrni th« haad of the door to bottom si e of 


Transmitting Certificate 


- 2 - 


tlH fir at floor slab anl it not being practical 
to raise Brno, In order to install doorand for 
satisfactory operation, it became necessary to 
lower the driveway Grade to elevation 48*4?• Then 
to effect thr* proper drainers from door sill to 
intercepting gutter, this grade, was sloped fren 
elevation 48*42 to elevation 48.30. 

Since the Driveway bad to be repaved and grades 
adjusted for a dir tance west of opproximately 19feet 
in order to meet properly with the old existing drive- 
?« y JT ^ lowering of intercepting gutter to elevation 
48..i) dlj not eau.'e any intc.if oirtabla rlBe in the 

grades mentioned or effect materially any other adjacent 
work. " 

This being true, I recommend th t tho contractor’s 
VK>rk b accepted as foun by outride Sngineer. 


B. The sump drain at the sc*los on the Cherokee St. 
entrance was placed at elevation 58,18 for the pro¬ 
per dreirtepe of the adjacent yard arers ani to avoid 
an abrupt drop from the top of Ihe scoles to the 
drr in grading - as top of the scale curbing was found 
to be an elevation of 56.51 instead of 58. ^as given 
on thr contract plan. In plaeir*r the sump drain at 
58.1b rendered a more Harmonious effect fo^ ell con¬ 
dition? entering than th t called for by the plena. 
Therefore I recommend thet this grade be accepted in 
lieu of thrt required art contractor** vo-k be 
accepted accordingly. 


Vary truly yourr, 
Jffflor. 0, Owens 


Construction Engineer. 



CHTIFICATE 


JAY W. MCCULLOUGH 
CIVIL ENGINEER 
MAJESTIC BUILDING 
DENVER, COLORADO 


COPY 

September 30, 1936 


-losers* F. J* Kirchhof Construction Co* 

700 Lawrence Street 
Denver, Colorado 

Gentle sent Res U.S. Mint, alteration and addition, DenTer, 

Colorado 

i, ff certify that the lines of the above addition 

v»*ixdiiig| tne xcvds of the floors, and tiic lines and elevations 

of approaches are in every respect according to the plans; exeent 
as noted below; 


^ f^ eVfrt * on 9 f Intercepting gutter at door B/ll is 
fcl. 48.SO (plans sho* 48*60). This was dropped . 
i.b well as the sill of door B/ll, to accomodate 
vertical lift door details* Door sill elevation 
is El. 48*42. 


(£) Top of sumo drain at scales on Cherokee street 

Entrance placed at El. 58.18 (plans call for 58.u. ) 
Aiie elevation on plot plan at schle aooenrs to be 
incorrect, as I found it to be 58.51. Sumo raised 
to avoid 6" drop from scale. 


To the best of ay taioeledge and belief the shore Informs- 
xi3n is corrects 


Respectfully submitted. 



Jwi/dmh 





SEVENTH AND LAWRENCE STREETS 

DENVER, COLORADO 


TELEPHONE MAIN 5314 

August 31, 1936 



procurement Division 
ublic t orka Branch 
Treasury Apartment 

r *. Owens, Cor str, 

lint ddition 
Convor, Colorado• 


Engineer 


Dear sir: 


HS: U. 3. MINT 


c eaoloao horcisith three copies of a oartln . 
cato prepared by Ur. Je y UcCuUoueh. sivine the ievols 
of floors, and iinea and olovatlone of approaches as re- 
Huar-d by aragraph 43 of the specifications. 

Yours very truly, 

F * J * KIHCHHOF CONSTRUCTION COe 

QBF/vm 







DENVER, COLORADO., MINT. 



TREASURY DEPARTMENT 

WASHINGTON 


PROCUREMENT division 
PUBLIC BUILDINGS BRANCH 


IN REPLYING QUOTE THE ABOVE SUB- t-it-. „ 

-iect. building, and these letters PB - SE-^6-B 


October 7, 1936. 


Construction Engineer Owens. 
U. S. Mint, 

Denver, Colorado. 


Sir: 


t 


Failure to forward these cert.i fs ci*.., „ + * L 
has in many instances re <aul t nn in a 7 . proper time 

tracts, and you are ♦ elE T n e settlement of con- 

furnish them (including- th ° r ^1’ Jire the contractor to 
diately oTcomritt ion of il ~ ^ where required) imme- 
relate^ and XJ°JT ^ 

indorsement or letter of transmittal. fflCe th your 

You are also instructed to advi^p thio 
whether any of these certifyrn+« ( " t i\ offlce immediately 
submitted in connection' SS thei” pl£t , have already 
the dates of transmittal. ' mentioned contract, giving 

A copy of this letter is being sent to the District Engineer, 
nection of the Supervising Engineer; 


Very truly yours. 



Aoministrauxvtj Assistant 
the Supervising Engineer 


AAA 







BIT.VS*, CCtC., VIST. 




Varoh 23, 1936* 


>6-B 


F. 3. iIrchhof Construction Co,, 
seventh & Lawrence Jtreets, 
Denver, Colorado, 


Gentlemen: 


Referrnee la nude to certificate dated v ebruury 25, 
1V36 relative to the following elevation?: 


RaseRent vault floor 
ub-bese'nent vault floor 
fop of grillage beans 

levator sill et corridor froT present entrance to 
basement vault floor 
Floor of eoim ge roow 

The certificate It satisfactory and Is approved, 

< copy of this letter is being forwarded to the 
Construction £agineer* 

Ly direction of the Supervising ngineer. 

Very truly yours, 


aslatent .upurintendent 
of Ircject L'unafe&ent. 


V 


\ 

\ 








CC:C 

CC:DL 

CC:Desk 25 




sb 








Surveys- 


Denver, Colo* U.S. tint Addition, 


PW-SE- 

Owens, 

U.S. Vint, Denver, 


Denver, Colo* 
7el>. 18 th*, §6 


Supervising Engineer, 
Public Works Branch, 
procurement Division, 
Washington, D.C. 


Sir:- 

In reference to the contract with the 
F.J. Kircho ft Const, Co., for the Remodeling 
of the U.s, Mint, Denver, and in compliance with 
instructions contained in your letter of 
Dec, 16 th* 1935 to forward revised certificate 
from the outside Engineer to cover the one he 
rendered on Nov. 19th* 35 relative to the 
elevations of bottoms of certain footing of the 
New Extention to the Mint. 

Attached herewith is the revised 
certificate requested. Also one dated Feb.11*36 
certifying as to the wall lines and column 
ee&tee&u at the basement level. Appearantly the 
symbols refered to in his certificate, refer to 
a plan or diagram he expects to render at the 
expiration of the job. 


v ery truly Yours, 
James D. Owens, 


Construction Engineer, 



jay w. McCullough 

CIVIL ENGINEER 
MAJESTIC BUILDING 


STRUCTURAL DESIGNS for 
BRIDGE*. BUILDING*. PUIUC 
WORK* AND MISCELLANEOUS 
STRUCTURES . , , R*FORT» 


MUNICIPAL PUBLIC IMPROVEMENT!. 
STREET!, WATER WORK!, SEWER! 
AND SEWAOE DISPOSAL. LABORATORY 
ANALYSES OF WATER AND SEWAOE 


DENVER. COLORADO 

February 11, 1936 


*. Kirchhof Construction Co 

7th & Lawrence ‘treats 
Denver, Colorado 

Hei 0. i int .extension and ©modelling, Denver, Colo 
Gentlemen: 


‘‘■his Is to cortify that to the best 
of py ImowlOlge and belief, (a) the b *©ment 
wall lines and (b) the s^on© wall lines below 
the first floor and (c) the column center lines 
are as sho ;n and are evory re^nect according 
to the plans. 


Respectfully submitted. 




I'.V CCLC . , kIST. 


March 4, 1936. 




B 


F. J. KXrohhof Jonstructlon Cc., 
•Tenth end lji«r«no« trots , 
Denver, Colorado* 


Centlenen: 

Reference is made to certificate dated - C > 3 • 
relative to: 

Lines of the building_f_______ 

Elevations of bottoms of footings___ 

Levels of floors_ _ _____ 

Lines and elevations of approaches____ 


The certificate is satisfactory and is approved. 

Copy of this letter is being forwarded to the 
construction engineer. 

By direction of the Supervising Engineer. 

Respectfully, 


CC:C3 
CCiD l 

CCiBesk £9. 


Assistant Superintendent 
of Project Management. 


•b 











SEVENTH AND LAWRENCE STREETS 

DENVER, COLORADO 


TELEPHONE MAIN 5314 

February 14, 1936 


Procurement Division 
Public V/orks Branch 
Treasury Department 
Mr. James D. Owens. C. E. 
u. s. Mint, 

Denver, Colo. 

Dear Sir: 


vVe enclose herewith three conies of a 
certificate covering the building lines and col- 
ui;"'S center and three cop ies of a certificate 
covering the elevation of footings on the U. S. 
"int, Denver, Colorado. 

These certificates have been prepared 
y l r. jay j'cCullough, licensed Civ : " E gineer. 

Yours very truly, 


F. J. KIRCHHOF CONSTRUCTION CO. 



OT'F-'-S 







Surveys 


Denver, Colorado, U.S. l int 


FW-33V6-B 


J mes 3* Ow ©no 

«->• int, Donvar• 


Supervising Engineer, 
Public ark» Branch, 
Procurement Division, 
arhington, D. C. 

Sirs 


Beferring to the contract with the F.J.Kirchoff 
Construction Co. for construction of tho lint Ad ition, 
Denver, and in compliance with Par* 48 of the specifi¬ 
cations concerning surveys: 

Herewith is a certific re from Jay W. i'cCullough, 

Ciwil Engineer, dated February £5 t 1&L T 6 # giving the 
fl or elevations as ho founi thorn in tho old part of 
the Building. 

It is to be noted that tho Basement Vault fl >or 
was found 10 hunlrodths of an inch lower than th t 
RlT«n on the contract plans - while tho Sub-bason-nt 
checks within 4 hundredths. 

ue to the basement floor being 10 hundredths * 
lower th n th t given and the column clearance being 
governed by the baee?nent ceiling, the sub-b'sament 
grille 'e beema and floor had to be lowered in like 
amount in order to install steel wald columns as de— 
s1 *nt *d. 

This lowered elevation affects the extended part of tho 
Vault in the s?r*e way, therefore tho sub—basement columns 
in the extends part will have to bo lowered to elevation 

4r.en* 

Provision he® been ms 2e for thi® difference and adjust¬ 
ment of the Elevator door and lobby floor at the sub-boseronl 

level. 


Yours very truly, 

James D. Owens 


dons frac ti on engineer. 




COPY 


‘ JAY W. MCCULLOUGH 
CIVIL ENGINEER 
MAJESTIC BUILDING 
DENVER. COLORADO 


February 25, lfcbd 


Hoi . . int, .lter^ Ion and dciition 

r©rve^, Colorado 


• . • I irct^of constructton wai any 

7th ft Lawrence f tre t*» 

Denver, Colorado 

Oortle^cn: 


rhla i*’ to certify that to the best 
of ry Irr.o ledr® am belief the elevation* 'Ttenfcioned 
belocr are correct; 


location Elevation 

1 - Basement Vault *loor --- 60*80 

S? - ub-baseraent Vault Floor •——- 41.56 
5 • op of f'rillu.pe bea ;n ———*— 42.32 
4 - levator aill at corridor 
frets present entrance to 

baeercent Vault rioor --— 50.44 

8 • Floor of vein Age . oor —--—— 62.58 


^©ppect fully *ubr?it ted , 



J ksr 







SEVENTH AND LAWRENCE STREETS 

DENVER, COLORADO 

TELEPHONE MAIN 5314 


February 26, 1936 


Procurement Division 
Public Works Branch 
Treasury Department 
• T r. James D. Owens, C. 3. 

U. 3. Tint, 

Denver, Colo. 

Dear Sir, 

’7e are enclosing herewith four copies of 
a certificate prepared by Mr. Jay V7. McCullough, 

1 lgineer, certify g to certain elevations on 
1 e o. 3. int, Denver in accordance with the spec¬ 
ifications for the same. 

Trusting these are satisfactory, we are 

Yours very truly, 



cc - Kauf 








surveys k Landscape work- 


>enver, Colo# U*s# int| 


jenver, Colo# 
Jan# 37 th- 1936 


Jsjioe D# Owens, 
U#S. ! int, Denver, 


kessrs F#J. Kirchoff ConstructionCo*, 
Denver, colo. 

700- Lerence St#, 


Gentleman: 


In reference to outside iiigi user’s 
Certificate of Kov# 19 th* 1935 giving the 
elevations of bottoms of footings for the 
Denver l int Kxtention# 


The public orka Branch, of the 
Procurement Division, request me to have said 
corticate and all other certificates to bo 
eubr.itted, revised and to conform to the fol- 


lov/inff # 

• Statethat the elevations or lines, 
as the case may be, are in every respect accord* 
ing to the plans”. Should he have any variance state 
the extent and where it toko place# 


ill you therefore, obltalng a 
rovlaed certificate of Kov# 19th- 36 in socord^nce 
with above wording and forward to me at your 
earliest convenience and oblige, 


yours very truly, 
James >.Owens, 


Construction Engineer, 




DENVER, COLO., MILT. 



TREASURY DEPARTMENT 


WASHINGTON 


PROCUREMENT DIVISION 
PUBLIC WORKS RRANCH 


December 16, 1935. 


IN REPLYING QUOTE THE ABO VE SU1 
JECT, BUILDING, AND THESE LETTERS 


PW- SE5-B 


Construction Engineer Cwens, 
United States Mint, 

Denver, Colorado. 


Sir: 


Reference is made to Engineer’s certificate of November 
19th forwarded by your letter of November 20, giving the 
elevations of bottoms of certain footings of the extension 
to the Denver, Colorado, Mint. 

The specifications do not require the certificates to 
give the elevations as built, but do require them to state 
the elevations or lines, as the case may be, are in every 
respect according to the plans. 

You are therefore requested to submit a new certificate, 
and all other certificates to be submitted, accordingly. 

By direction of the Supervising Engineer. 


Respectfully, 



Assistant Superintendent of Project Management. 


jay w. McCullough 


STRUCTURAL DESIGNS TOR 
BRIDGES. BUILDINGS. PUBLIC 
WORKS AND MISCELLANEOUS 
STRUCTURES . . . REPORTS 


DENVER, COLORADO 


February 11, 1956 


MUNICIPAL PUBLIC IMPROVEMENTS. 

CIVIL ENGINEER streets, water works, sewers 

AND SEWAGE DISPOSAL. LABORATORY 

MAJESTIC BUILDING analyses of water and sewage 


F. J, Kirchhof Jonotruction Go 
7th & Lawrence streets 
Denver, Colorado 

Re: rxtension and Remodelling, U. S, Mint, Denver, Colo 
Gent l isten: 


This Is to certify that the elevations 
of the depths of the footings are in every respect 
according to the plans, except as noted. 


FOOTING 

NUMBER 

ELEVATION OF 
BY PLANS 

BOTiGM OF FOOTING 

iCTUrtL (on site) 

FEET LOWER 

El 

47.52 

47.16 

TRAM PL IMP REQUIRE 

0.36 

£2 

47.02 

47.00 

.02 

E3 

47.02 

46.84 

0.18 

E4 

47.27 

47.18 

.09 

£5 

45.77 

41.02 

4,75 

EC 

47.27 

59.94 

7.33 

E7 

47.27 

59.45 

7.82 

E8 

47.02 

47.00 

.02 

E9 

47,02 

46,72 

.03 

E10 

47.52 

47.41 

.11 

Ell 

47.02 

40.83 

6.19 

£12 

44.50 

40.03 

5.55 

E13 

44.60 

41.07 

3,53 

£14 

46.33 

40.23 

6.10 

E15 

48.27 

47.18 

1.09 

E16 

48.02 

48,01 

.01 

E17 

48.02 

47.92 

.10 

♦El 8 

48.27 

47.27 

1.00 

E19 

48.02 

46,00 

2.02 


^ , w 48 * 02 46,00 2.02 

♦Observed by kr. Oeborne, of Kirchhof Construction Co., and 
Mr. Owens, U. s. Engineer. * 


. - To the best of my knowledge and belief the above 

information is correct. 8 

Kespeotfully submitted, 

1 cCullough 


jvmt 



Suits ys- 


Mint Addition- Denver, Colo. 


Denver, Colo. 
Nov. HOlfc. 1935- 


PW-SE- 


Supervising Engineer, 
Public Works Branch, 
Procurement Dlvlsslon, 
Federal Warehouse, 
Washington, D.C. 


Si? 4 * 

Referring to the contract with the 
F.J. Klrchhof Construction Co., for construe- 
tion of the Mint Addition, Denver, Colo, end 
in compliance with Par. 48 of the specifications 
concerning surveys. 

Herewith is certificate rendered by 
contractor, signed by Mr* Jay W. licCullough, 
out side engineer, giving the bottom elevations 
of piers one to nineteen,inclusive,as deter¬ 
mined by actual survey. 

Under modification of the contract 
piers NOS.- E-5-6-7-11- 13-13-14-15 and 19 
were lowered to the elevations given by survey 
to obtain suitable bearing. 


Respectfully, 


Jame s Q * Owens, 


Construction Engineer, 



STRUCTURAL DESIGNS FOR 
BRIDGES. BUILDING*. PUBLIC 
WORKS AND MISCELLANEOUS 
STRUCTURES . » * REPORTS 


jay w. McCullough 

CIVIL ENGINEER 
MAJESTIC BUILDING 
DENVER. COLORADO 


MUNICIPAL PUBLIC improvements. 
STREETS. WATER WORKS. SEWERS 

and sewage disposal, laboratory 

ANALYSES OP WATER AND SEWAGE 


November 19, 1935 


F, J. Kirchhof Construction Co 
7th & Lawrence Streets 
^enver, Colorado 


RE: DEPTH OF FOOTING? 
Extension and Remodeling 
United States Hint 
Denver, Colorado 


Gentlemen: 


Tie herewith submit the following data regarding 
the above mentioned job: 


FOOTING 

ELEVATION OF BOTTOW OF F00' 

PUfcBKR 

By Plans 

Actual 


47.52 

47.16 

E2 

47.02 

47.00 

E3 

47.02 

46.84 

E4 

47 .27 

47.18 

E5 

45.77 

41.02 

E6 

47.27 

39.94 

E7 

47.27 

39.45 

E8 

47.02 

47.00 

E9 

47.02 

46.72 

E10 

47.52 

47.41 

Ell 

47.02 

40.83 

E12 

44.50 

40.93 

E13 

44.60 

41.07 

E14 

46.33 

40.23 

£15 

48.27 

47.18 

E16 

48.02 

48.01 

E17 

48.02 

47.92 

*E18 

48.27 

47.27 

E19 

48.02 

46.00 

erved by Lr. 

Osborne, of Kirchhof 

Con truction 


To the bcrt of my knov/ledge and belief the above 
information is correct. 

.* \ 

Respectfully submitted. 














